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UNCLASSIFIED 

PAGE 01 DAMASC 02128 180634Z 
ACTION AID-31 

INFO OCT-01 NEA-10 ISO-OO EB-08 L-03 /053 W 

053455 181931Z/53 

R 18051 1Z APR 78 
FM AMEMBASSY DAMASCUS 
TO SECSTATE WASHDC 7638 

UNCLAS DAMASCUS 2128 


Message Text 


FOR NE/CD, DS/ENG 

E.O. 11652: NA 
TAGS: 

SUB J : DAMASCUS-DERA'A HIGHWAY, LOAN NO. 276-K-012 
REF: STATE 091719 


1 . THE MIN COMM REQUEST THE FOLLOWING CHANGED TO THE DRAFT 
CONTRACT BE MADE TO CLARIFY THEIR UNDERSTANDING WITH DMJM/TAMS. 


2. CHANGE PARA 2.2.2.-) TO READ, "THE CONSULTANT SHALL BE 
RESPONSIBLE FOR PROVIDING SUPPLEMENTAL ENGINEERING TO INCLUDE, 
BUT NOT LIMITED TO THE FOLLOWING:" SUB-PARA NOS 1 THRU 6 REMAIN 
THE SAME. 


3. ADD PARA 2.2.2.B) "DURING THE DESIGN REVIEW STAGE, ITEMS THAT 
WERE VERIFIED AS NOT BEIGN INCLUDED IN THE SECT DOCUMENTS AND ARE 
CONSIDERED NECESSARY FOR THE CORRECT AND SAFE EXCUTION OF THE 
PROJECT AND FOR BIDDING PURPOSES, SHALL BE INCORPORATED TO THE 
CONTRACT DOCUMENTS BY THE CONSULTANT AT NO ADDITIONAL COST TO MOC." 


4. ADD PARA 7.5 "IF THE CONSULTANT FINDS THAT DURING THE 
CONSTRUCTION PHASE OF THE PROJECT, THE PERSONNEL SPECIFIED 
IN ARTICLE 7.1 ABOVE ARE NOT ADEQUATE TO PERFORM THE 
REQUIRED WORK, THE CONSULTANT SHALL PROVIDE THOSE ADDITIONAL 
PERSONNEL REQUIRED AT NO ADDITIONAL COST TO THE MOC. THIS 
UNCLASSIFIED 
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PARAGRAPH DOES NOT INCLUDE THE CONSULTANT PROVIDING ADDITIONAL 
PERSONNEL TO PROVIDE SUPERVISION OF CONSTRUCTION ON A TWO 
WORK SHIFTS PER DAY OPERATION OF THE CONSTRUCTION CONTRACTOR." 


5. ADD TO ARTICLE 7.1 THE FOLLOWING: "ONE OF THE ABOVE 
ENGINEERS SHALL BE A QUALIFIED STRUCTURAL ENGINEER." 
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6. DELETE ARTICLE 2.2.4.B) AND SUBSTITUTE THEREFORE: "PROVIDE 
NORMAL CONSTRUCTION DESIGN CHANGES." 

7. PLEASE PASS THE ABOVE INFORMATION TO LABAUGH OF DMJM FOR 
ACCEPTANCE OR COMMENT. 

MURPHY 


UNCLASSIFIED 


NNN 
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